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Mr.  Wes  Woodgerd,  Chief 
Recreation  and  Parks  Division 
Montana  Fish  and  Game  Department 
Helena,  Montana  59601 

Dear  Mr.  Woodgerd: 

It  is  with  a great  deal  of  pleasure  that  we  are  able  to  forward  the  Master  Devel- 
opment Plan  and  Design  Analysis  for  Plenty  Coups  Memorial  State  Monument  in  Big 
Horn  County,  Montana. 

In  attempting  to  gather  all  available  visitor  statistics  several  sources  were  in- 
vestigated. The  Ernst  & Ernst  Report  prepared  for  the  Crow  Indians  was  carefully 
reviewed  but  we  considered  much  of  the  report  inaccurate  as  to  visitor  projections. 
The  State  Highway  Department  could  provide  no  valid  vehicle  traffic  counts  for  the 
roads  serving  the  area.  In  addition,  there  were  no  projected  demands  or  statistics 
which  would  enable  us  to  realistically  establish  future  visitor  days  for  the  Monu- 
ment . 

It  has  been  our  experience  in  almost  every  recreation  project  that  such  projections 
are  usually  underestimated  anyhow.  We  know  from  observation  that  the  use  of  Plenty 
Coups  Memorial  State  Monument  is  continuing  to  rise.  The  capacity  can  be  increased 
by  development  of  better  facilities.  Adequate  facilities  will  broaden  the  scope  of 
recreation  activities  and  more  fully  utilize  the  resource. 

Our  Master  Plan  design,  because  of  lack  of  statistical  projections,  is  based  on  max- 
imum human  use  compatible  with  natural  environment  preservation  within  the  Monument, 
thus  enhancing  the  human  recreational  and  educational  experience. 

I hope  you  will  find  this  plan  and  analysis  a useful  tool  in  carrying  out  the  long- 
range  program  and  goals  of  the  Recreation  and  Parks  Division  in  creating  meaningful 
and  quality  recreation  experiences  for  both  Montanans  and  out-of-state  visitors  at 
Plenty  Coups  Memorial  State  Monument. 


Sincere  I y, 


Theodore  J.  Wirth 
Planning  Consultant 


TJW/lp 
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INTRODUCTION 


On  March  4,  1928,  Plenty  Coups  and  his  wife,  Str i kes-the- I ron,  executed  a Deed  of 
Trust  providing  that  40  acres  of  his  190  acre  farm  was  to  be  "set  apart  as  a park 
and  recreation  ground  for  the  members  of  the  Crow  Tribe  of  Indians,  and  white  peo- 
ple jointly  ...  in  trust  and  perpetuity".  It  was  the  intention  of  Plenty  Coups  to 
will  his  property  to  the  United  States  Government.  It  was  found  that  this  could 
not  be  done,  but  the  government  went  through  the  motions  of  accepting  the  farm  so 

as  not  to  offend  the  kindly  old  chief. 

An  elaborate  ceremony  took  place  at  his  home  on  August  8,  1928.  Scores  of  Crows 
and  white  men  gathered  there  as  General  James  G.  Harbord  received  the  gift  of 

land  on  behalf  of  the  American  people.!  Since  that  time  the  park  has  been  admin- 

istered by  a number  of  agencies  including  the  Big  Horn  County  Commission,  the 
Billings  Kiwanis  Club,  the  State  Highway  Department,  and  finally  the  Montana  Fish 
and  Game  Department. 

During  the  past  35  years  little  has  been  done  to  properly  preserve  the  Monument 
area  or  buildings,  and  despite  efforts  by  the  Billings  Kiwanis  Club  the  development 
has  not  encouraged  the  use  by  the  citizenry  Plenty  Coups  envisioned.  With  the  trans- 
fer of  the  Monument  to  the  Montana  Fish  and  Game  Department  efforts  began  to  develop 
the  full  potential  of  the  Monument.  This  study,  a part  of  that  effort,  will  provide 
guidance  in  long  term  development  of  the  Monument. 

Plenty  Coups  Memorial  State  Monument  is  located  approximately  one  mile  west  of  Pryor, 
Montana  on  State  Highway  416.  Access  from  Billings,  the  interstate  highway  system, 
or  Yellowstone  Park  is  available  over  all-weather  roads  approaching  from  the  east 
(Highway  416),  and  the  west  (a  county  road  from  Edgar).  In  the  future  an  all-weather 
paved  road  is  planned  from  Edgar  to  Pryor  as  a tie-in  to  the  Yellowtail  Reservoir 
road  network. 

The  Monument  is  located  in  an  area  containing  many  historic  sites.  Within  view  of 
the  existing  Plenty  Coups  home  are  the  Castle  Rocks  and  the  home  of  the  Little  Folks, 
both  important  to  Crow  history.  The  museums  and  visitor  displays  at  Yellowtail  will 
present  much  of  the  history  of  this  area,  the  Crow  tribe  and  early  white  development 
of  southeastern  Montana,  and  should  be  considered  in  developing  the  program  for  the 
Plenty  Coups  Memorial  State  Monument  Interpretive  Center. 


DESIGN  ANALYSIS:  THE  SITE 

The  Monument  is  unusual  in  many  aspects  and  unique  in  potential  recreation  and  educa- 
tional value.  Unlike  many  parks  of  this  size  (100  acres)  Plenty  Coups  Memorial  offers 
both  extroverted  and  introverted  settings.  The  extroverted  locations  include:  the 
museum.  Plenty  Coups7  home,  and  scenic  overlook.  From  all  of  these  locations  the 
Pryors,  including  Castle  Rocks  and  Little  Folks  Place  are  fully  visible.  The  areas 
along  Pryor  Creek  are  intimate  areas  ideally  suited  to  picnicking,  nature  trails,  and 
group  act i vit ies. 


-Exerpt  from  Article  by  Fred  C.  Krieg  in  Montana  History  Magazine 
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The  ecology  of  the  area  consists  of  three  distinct  groups:  the  area  south  of  High- 
way 416  and  portions  ofthe  main  Monument  are  undercultivation;  much  of  the  Monu- 
ment is  creek  bottom  ecology  consisting  of  box  elder,  hawthorn,  wild  roses,  and 
various  native  shrubs  and  grasses;  the  area  north  of  Pryor  Creek  rises  rapidly  and 
changes  quickly  to  dryland  ecology  consisting  of  various  shrubs,  juniper,  yucca,  and 
nat i ve  grasses . 

Pryor  Creek,  a year  around  stream,  winds  through  the  Monument  from  west  to  east.  Ac- 
cess to  the  stream  is  difficult  in  many  areas.  Lack  of  grazing  will  probably  allow 
many  of  the  available  access  areas  to  recover  the  dense  brush  cover  found  along  most 
of  the  stream  unless  action  is  taken  to  manicure  such  sections.  Pryor  Creek  is  con- 
sidered a good  fishery  and  has  produced  excellent  catches  of  cutthroat,  rainbow,  and 
brook  trout. 

In  analyzing  the  site  it  became  evident  the  area  south  of  State  Highway  416  is  not 
physically  or  functionally  related  to  the  Monument  and  should  not  be  developed  as  a 
part  of  the  public  visitation  area.  This  area  is  excellent  agricultural  land  and 
should  be  developed  for  game  management  and  study  purposes.  With  proper  manage- 
ment of  this  land  the  wildlife  population  can  be  greatly  increased  offering  addi- 
tional recreation  potential  for  both  study  and  hunting. 

The  area  to  the  north  of  Pryor  Creek  should  be  returned  to  its  natural  state  much 
as  it  was  before  the  white  man  introduced  beef  cattle.  Over  a period  of  years  the 
reproduction  of  native  grasses  and  shrubs  will  vastly  increase  the  educational- 
recreation  value  of  this  area.  Access  should  be  only  by  foot  trails  as  automobiles 
would  require  costly  roads  which  would  do  much  to  destroy  the  character  of  the  land 
and  its  potential  to  tell  a story  - - Plenty  Coups1  and  the  Crow  Indian  Tribe  his- 
tory. It  will  quite  probably  be  necessary  to  reintroduce  certain  shrubs  and  wild 
flowers  destroyed  by  poor  range  management  practices.  To  the  west  of  this  area,  on 
the  Plenty  Coups  Estate,  there  exist  some  tipi  rings  and  gravesites.  Consideration 
should  be  given  to  obtaining  an  access  lease  so  the  feature  could  be  incorporated 
into  the  trail  system  story. 

There  remains  an  area  of  approximately  63  acres  which  can  be  developed  as  the  cen- 
tral visitation  and  day-use  area.  A portion  of  this  area  should  remain  in  an  un- 
disturbed condition  as  a setting  in  which  to  tell  the  Plenty  Coups  story.  These 
areas  can,  however,  be  used  for  arrow  game  practice,  horse  pasture,  and  organized 
sports  activities  related  to  day-use.  Preservation  of  the  intrinsic  character  of 
the  Monument  is  impossible  and  incompatible  with  overnight  camping  and  for  this  rea- 
son no  camping  has  been  included  in  the  Master  Plan.  All  activities  are  related  to 
day-use  visitation:  picnicking,  interpretation,  trail,  etc. 


DESIGN  ANALYSIS:  DESIGN  CONCEPT 

In  order  to  preserve  the  original  environment  surrounding  Plenty  Coups1  home  the 
entry  road  has  been  relocated  to  the  west.  This  siting  requires  the  purchase  of 
private  land  (Purchase  "A")  comprising  about  five  acres.  This  purchase  is  ex- 
tremely important  both  for  immediate  development  within  the  Monument  and  also  for 
long  term  control  of  land  development  contiguous  to  the  Monument. 
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In  the  development  of  the  Master  Plan  two  major  users  have  been  considered:  the 
visitor  who  is  interested  in  the  Interpretive  Center  and  its  story;  and  the  day-use 
recreationist.  Neither  can  be  completely  isolated  as  there  will  inevitably  be  visi- 
tors who  come  for  one  purpose  and  stay  for  the  other. 

The  design  of  Plenty  Coups  Memorial  State  Monument  has  been  based  on  the  following 
interpretive  objectives: 

1.  To  present  an  interpretation  of  the  Crow  Indian  Warrior’s  life  in  late  tribal 
times,  centering  the  story  around  specific  experiences  in  the  life  of  Plenty 
Coups. 

2.  To  effectively  present  interpretation  of  the  impact  the  ending  of  tribal  life 
has  on  such  a Crow  Warrior’s  life.  Plenty  Coups’  farm  and  his  changing  lead- 
ership role  in  the  early  acculturation  period  are  ideally  suited  to  such  a 
presentat i on . 

3.  To  present  data  which  will  broaden  the  visitor’s  understanding  of  the  two 
primary  themes,  and  in  addition  to  present  material  which  will  give  a better 
understanding  of  the  Crow  life  and  the  Crow  land  of  Plenty  Coups’  lifetime. 

Based  on  the  above  objectives  a design  based  on  a hierarchy  of  interpretive  pre- 
senations  has  been  developed.  Because  of  the  intimate  nature  of  the  displays  the 
visitor  will,  immediately  upon  entering  the  Monument,  leave  his  automobile  and  be- 
come a pedestrian  permitting  a walk  tour  which  is  ideally  suited  to  viewing  and 

assimilating  the  story  being  presented. 

Following  the  interpretive  program  network  the  visitor  will  first  enter  the  Inter- 
pretive Center  building  which  we  suggest  be  developed  around  the  key  phases  of  the 
Crow  Warrior’s  life.  The  plan  on  the  next  page  indicates  the  following  suggested 
I ayout : 

1.  Childhood  and  Youth.  The  upbringing  of  the  Crow  Warrior,  emphasizing  the 
close  relationship  between  childhood  activity  and  the  Warrior’s  adult  life. 

The  central  graphic  could  perhaps  be  the  incident  in  Plenty  Coups’  J i f e in 
which  he  counted  coup  on  a wounded  bull  buffalo  at  the  age  of  nine.  Peri- 
pheral exhibit  items  might  include  the  simple  weapons  and  game  pieces  of  the 
Crow  boy. 

2.  The  Vision  Quest,  the  coming-of-age  of  a Crow  Warrior.  This  exhibit  should 
emphasize  the  emotional  impact  of  this  vital  experience  upon  the  young  man. 

A central  graphic  for  the  exhibit  should  focus  upon  Plenty  Coups  own  vision 
experience. 

3.  War  on  the  Plains,  conveying  the  fluidity  and  the  "sporting  nature"  of 
plains  warfare.  The  incident  in  which  Plenty  Coups  counted  coup  on  two 
Sioux  warriors  would  be  a dramatic  central  graphic  for  this  exhibit.  Wea- 
pons of  the  Crow  Warrior  in  the  period  should  be  in  this  display. 

4.  Status  through  Achievement  and  Generosity,  contrasting  the  extremes  of  be- 
havior necessary  to  status  among  the  Crow.  On  the  one  hand  .it  could  show 


- 


i 


Proposed  Museum  por  Plenjtv  Coups  Memorial  State  Pair 


Ploor  Plan 
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the  warrior  ceremonially  counting  coups,  and  in  contrast,  the  warrior  distri- 
buting horses  and  other  property  with  a free  hand  to  friends  and  the  less 
fortunate. 

5.  The  End  of  Tribal  Days,  capturing  the  impact  of  the  encroaching  white  settle- 
ments and  the  destruction  of  the  buffalo  and  other  resources  upon  which  the 
Indian  depended. 

6.  The  Early  Acculturation  Period,  focusing  on  the  activities  and  the  leader- 
ship of  Plenty  Coups  in  this  critical  period.  It  should  place  emphasis  upon 
Plenty  Coups1  views  on  cooperation  and  brotherhood. 

The  visitor  will  then  walk  through  a natural  setting  to  Plenty  Coups1  home  and 
store.  All  visitors  will  approach  via  the  trail  system.  Development  and  restora- 
tion should  be  directed  to  returning  the  buildings  and  surrounding  environment  to 
conditions  closely  approximating  those  which  existed  in  the  part i a I I y-accu I turated 
Plenty  Coups1  family,  circa  1910-1920.  The  home  and  store  require  major  restora- 
tion/stabilization work  on  an  emergency  basis  as  both  are  rapidly  deteriorating  and 
any  delay  could  result  in  an  irreparable  loss  to  the  Monument. 

Medicine  Spring  should  be  developed  in  a way  to  permit  viewing  by  the  visitor  with- 
out physically  approaching  the  spring  and  cottonwoods.  The  Indians,  even  today, 
feel  the  spring  is  a holy  place.  The  religious  aspects,  coupled  with  the  interest 
sure  to  be  generated  by  these  features,  dictate  careful  control  of  access  to  the 
spring.  The  very  nature  of  the  feature  is  in  such  delicate  balance  that  very  lit- 
tle traffic  would  tend  to  destroy  the  spring  banks,  the  tree,  and  ultimately  the 
ent i re  area. 

Plenty  Coups1  orchard  should  also  be  carefully  preserved  as  it  provides  another  phy- 
sical tie  with  the  man  Wiomthis  Monument  represents.  A display  at  the  orchard  should 
deal  with  Plenty  Coups1  experimentation  with  learning  agriculture  and  his  leadership 
in  the  CrowTs  efforts  at  developing  an  agrarian  economy.  The  existing  apple  trees 
should  be  carefully  worked  by  a qualified  arborist  under  a long-term  contract.  It 
may  be  necessary  in  the  future  to  replant  trees  as  age  and  disease  take  their  toll; 
however,  new  trees  will  still  provide  a valuable  focus  in  this  story  to  be  told  in 
the  Monument. 

Within  the  horse  pasture,  which  will  be  fenced  using  a post  and  rail  fence,  a dis- 
play, which  tells  of  the  importance  of  the  horse  in  Crow  tribal  life,  circa  1700- 
isgc^s. 

The  burial  place  of  Chief  Plenty  Coups  and  his  two  wives,  Kills  Together  and  Strikes- 
the-lron,  should  be  carefully  preserved.  The  marker  should  be  moved  forward  so  that 
the  visitor  can  read  it  without  physically  entering  the  gravesite  area. 

The  nature  trail  north  across  Pryor  Creek  will  not  only  permit  access  to  the  scenic 
overlook,  but  will  provide  an  opportunity  to  display  many  of  the  plants  important 
to  Chief  Plenty  Coups  and  the  Crows  with  the  several  native  ecologies  within  a re- 
latively small  area.  The  importance  of  presenting  the  native  ecologies  cannot  be 
overemphasized  and  the  ability  to  display  them  in  such  a compact  area  is  unique. 

A planting  of  the  Indian  tobacco  might  be  planted  and  properly  I ate  I led  somewhere 
along  the  trail  as  part  of  the  display.  In  addition  the  trail  will  open  up  the 
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north  bank  of  the  creek  to  fishing,  which  is  an  important  element  in  the  total  re- 
creation potential  of  the  Monument. 

The  day-use  visitor  will  be  provided  a number  of  small  parking  areas  from  which  to 
picnic,  fish,  and  visit  the  historical  exhibits.  It  is  felt  the  concentration  of 
visitors  in  any  one  area  must  be  kept  small  or  the  charm  and  intimacy  one  feels 
when  using  the  Monument  now,  will  be  destroyed.  From  any  of  the  day-use  areas 
the  visitor  has  access  to  Pryor  Creek  and  can  walk  via  the  trail  system  to  the  inter- 
pretive center,  Plenty  CoupsT  home,  and  store,  or  other  historical  exhibits. 

A separate  day-use  area  has  been  provided  for  groups  such  as  Boy  Scouts,  Service 
Clubs,  or  church  groups.  Such  a group  consists  of  enough  people  as  to  saturate  a 
picnic  area  and  destroy  its  attractiveness  for  the  family  picnicker.  In  the  area 
of  group  day-use  development  there  is  open  space  to  provide  for  organized  games 
and  other  activities  comprising  a day’s  outing  associated  with  such  groups. 

Three  additional  areas  must  be  considered  as  important  to  long-range  Monument  use. 
Immediately  to  the  south  a scenic  easement  should  be  acquired  to  prevent  either 
commercial  or  residential  development  in  an  area  which  would  destroy  views  of  im- 
portance to  the  Monument  and  the  story  it  should  tell.  The  10-acre  parcel  of  pri- 
vate land  to  the  west  of  the  Monument  (Purchase  nB,!)  should  be  acquired  both  to 
prevent  or  remove  unsightly  development  and  to  provide  room  for  expansion  of  day- 
use  activities  in  the  future.  A small  piece  of  land  on  the  Plenty  Coups  Estate, 
immediately  west  of  the  Monument,  contains  graves  and  tipi  rings  which  could  be 
valuable  additions  to  the  story  to  be  told.  It  is  recommended  an  access  lease  be 
negotiated  for  this  piece  of  land. 


COST  OF  DEVELOPMENT 

Because  of  the  preliminary  nature  of  this  proposal,  it  is  impossible  to  specifically 
spell  out  a detailed  cost  development  program.  Likewise,  we  find  it  eq  ua I I y diffi- 
cult to  spell  out  a year  by  year  cost  analysis.  However,  in  an  attempt  to  project 
exact  costs  upon  which  to  base  funding  requests,  we  have  outlined  below  general  land 
and  development  costs  in  broad  phases  of  development. 

Acquisitions  and  Easements 


To  include  acquisition  of  Purchase  "A”,  Purchase  "B",  and  a scenic  easement 
south  of  the  Edgar  road,  an  access  easement  on  the  Plenty  Coups  Estate. 


Purchase  "A,T  5 +/- 

Purchase  "B"  10 

Scenic  easement  5.5  +/- 
Access  " 3 +/- 


res  @ $200/acre 
" @ 200/acre 
" @ 50/acre 


$1,000.00 

2,000.00 

275.00 

egotiated  at  no  cost) 


$3,275.00 
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S ite  Deve lopment 

To  include  all  site  development  except  that  directly  related  to  interpretive 
and  historical  program. 


Phase  I 


New  entry  road 

Interpretive  Center  & primary  day-use  parking 
Parking  lot  barriers 
Curbing 
Barr  i ers 

Catt I e guard  I 

Obliterate  existing  roads 
Trail  to  Medicine  Spring, 

Orchard,  & Gravesite 
Domestic  water  system 
Picnic  tables 
Fi replaces 
Trash  cans  & racks 
Signs: 

Entrance  feature 
Roadside  directional 
Sma I I informat iona I 
Site  improvement 
Surveys,  Design  Services  & 

Inspect i on 


30  @ $50.00 
10  @ 50.00 


10  @ 25.00/unit 


$ 4,000.50 
1,633.50 

375.00 

1 .580.00 

450.00 

400.00 

750.00 
15,535.00 

1.500.00 

500.00 

250.00 

1 .500.00 

750.00 

500.00 
3,000.00 

3.599.00 


PHASE  I TOTAL 


$ 36,323.00 


Phase  I I 


Road  (to  remaining  day-use 


areas  except  group) 

$ 2,333.00 

Park ing 

334.00 

Parking  barriers 

900.00 

Toilet  fac i 1 it ies 

2 @ $l800/un it 

3,600.00 

Picn  ic  tables 

36  @ 

50 

1 ,800.00 

Fireplaces 

12  @ 

50 

600.00 

Trash  cans  & racks 

12  @ 

25/unit 

300.00 

Screen  planting 

2,500.00 

Fire  protection  system  (inclu- 

ding mains  for  irrigation 

system) 

9, 160.00 

Post  and  ra i 1 fence 

12,250.00 

Cattle  guards  (personnel) 

4 @ 

150 

600.00 

Irrigation  system 

45,000.00 

Surveys,  Design  Services,  & 

Inspect  ion 

7,693.00 

PHASE  I I TOTAL 


$ 87,070.00 
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Phase  I I I 


Road  (to  group  use  area) 
Park  ing 

Parking  barriers 
Toilet  fac i I i ty 
Nature  trail 
Bridges 
Utility  yard 
Utility  building 
Surveys,  Design  Services  & 
Inspect  ion 


$ 2,333.00 

833.00 

750.00 
1,800.00 
1,687.50 
3,000.00 

495.00 
12,000.00 

2,564.00 


PHASE  I I I TOTAL 


$ 25,462.50 


Historical  and  Interpretive  Development 


Restoration  of  Plenty  Coups1  Home 

$ 5,000.00 

Exhibit  Display  set-up 

5,000.00 

Store  Restorat i on 

2,500.00 

Exhibit  Display  set-up 

1,500.00 

Interpret i ve  Center 

32,000.00 

Display  set-up 

13,500.00 

Outdoor  Interpretation 

a.  Horse  pasture  display 

1,200.00 

b.  Med i c ine  Spring 

1 ,200.00 

c.  Orchard 

1,200.00 

d . Tra  i Is : 

Tobacco  planting 

500.00 

Native  plants  used  by  Indians 

500.00 

Plant  labelling  (cost  cannot  be 

determined  at  this 

e.  Scenic  overlook 

1 ,200.00 

f.  Gravesite 

1,200.00 

g.  Crow  t i pi  exhi bit 

1,500.00 

h.  Sweat  1 odge  exhi b i t 

1,500.00 

Caretaker  living  quarters 

20,000.00 

Design  & Interpretive  Program  Preparation 

9,645.00 

TOTAL  HISTORICAL  & INTERPRETIVE 

DEVELOPMENT 

Recapitu lat i on: 

Acquisition  and  Easements 

$ 3,275.00 

Site  Development:  Phase  1 

36,323.00 

Phase  1 1 

87,070.00 

Phase  1 1 1 

25,462.50 

Historical  & Interpretive  Development 

99, 145.00 

GRAND  TOTAL 


$25  I ,275.50 
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STAFFING 


During  the  period  of  initial  development  one  fulltime  employee  should  be  located  at 
Plenty  Coups  Memorial  State  Monument.  This  staff  position  should  be  filled  by  an 
individual  with  a background  in  anthropology  and  history,  and  be  willing  to  perform 
his  own  maintenance  chores  for  about  six  months  of  the  year. 

In  the  six  months  of  heavy  recreational  use  additional  custodial  help  should  be 
available.  At  least  one,  possibly  two  men,  will  be  required  during  the  heaviest 
travel  season;  however,  part-time  work  may  be  adequate  during  early  spring  and  late 
fall. 

Due  to  the  long  travel  day  available  at  this  latitude,  seasonal  interpretive  help 
will  be  needed  when  the  interpretive  facilities  are  completed.  At  the  outset  two 
seasonal  employees  should  be  adequate.  Ideally,  these  could  be  personable,  intel- 
ligent, well-informed  Crows  from  the  vicinity. 


BIBLIOGRAPHY 

The  following  is  a basic  bibliography  which  was  used  in  the  research  encompassed 
by  this  plan: 

Frank  B.  Linderman  - Plenty  Coups,  Chief  of  the  Crows,  University  of  Nebraska 
Press,  1962. 


Robert 

H. 

Lowi  e 

- The  Crow  Indians,  Rinehart  & Co.,  N.Y.  1956 

it 

IT 

IT 

- Material  Culture  of  the  Crow  Indians,  (Anthropo loq ica 1 Papers 
of  the  American  Museum  of  Natural  History,  vo 1 . XXI,  1922) 

IT 

IT 

IT 

- Notes  on  the  Social  Orqanization  and  Customs  of  the  Mandan, 

Hidatsa  and  Crow  Indians,  (ibid,  vo 1 . XXI,  1917) 

11 

IT 

IT 

- Crow  Indian  Art,  (ibid,  vo 1 . XXI,  1922) 

IT 

IT 

IT 

- Military  Societies  of  the  Crow  Indians,  (ibid,  vo 1 . XI,  1913) 

IT 

IT 

IT 

- Religion  of  the  Crow  Indians  (ibid,  vo 1 . XXV,  1922) 

II 

IT 

IT 

- The  Tobacco  Society  of  the  Crow  Indians,  (ibid,  vo 1 . XXI,  1919) 

IT 

IT 

IT 

- The  Sun  Dance  of  the  Crow  Indians,  (ibid,  vo 1 . XVI,  1916) 

IT 

IT 

IT 

- Minor  Ceremonies  of  the  Crow  Indians,  (ibid,  vo 1 . XXI,  1924) 

IT 

IT 

IT 

- Myths  and  Traditions  of  the  Crow  Indians,  (ibid,  vo 1 . XXV,  1918) 

IT 

IT 

11 

- Crow  Texts,  University  of  California  Press,  I960. 

IT 

IT 

11 

- Crow  Word  Lists,  University  of  California  Press,  I960. 

LowieJs  works  above  total  over  2,000  pages,  and  constitute  the  most  significant  body 
of  data  on  the  Crows. 

Frank  B.  Linderman  - Old  Man  Coyote,  New  York,  1921. 


- Red  Mother,  New  York,  1932. 
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Thomas  B.  Marquis  (ed.),  Thomas  H.  Le  Forge,  Memoirs  of  a White  Crow  Indian,  1918. 

Wi I I iam  Wi Idschut  and  John  C.  Ewers,  Crow  Indian  Beadwork,  Museum  of  the  American 

Ind  ian.  New  York,  1 959. 

James  S.  Brisbin,  (ed.)  George  P.  Belden,  The  Wh ite  Chief,  Chicago,  1875. 

Wagner  and  Allen  - B I ankets  & Moccas ins,  Caxton,  Cal dwe II,  Idaho,  I 936. 

Reginald  and  Gladys  Laubin  - The  Indian  Tipi,  University  of  Oklahoma  Press,  1957. 

Frank  G.  Roe  - The  Indian  and  the  Horse,  University  of  Oklahoma  Press,  1955. 

" ,T  ” - The  North  American  Buffalo,  Toronto,  1951. 

Robert  A.  Murray  (ed.)  E.  S.  Topping  - Chronicles  of  the  Yellowstone,  Ross  & Haines, 

Minneapolis,  I 968 . 

George  Hyde  - Indians  of  the  High  Plains,  University  of  Oklahoma  Press,  1959. 

Newspapers:  (largely  to  be  found  in  Montana  Historical  Society,  Helena) 

Bozeman  - Avant-Cour i er 

Virginia  City  and  Helena  - Montana  Post 

Livingston  - The  River  Press 

The  Cou  I son  Times 

The  Bill ings  Times 

Bill  inqs  Gazette 

Government  Publications: 

Reports  of  the  Commissioner  of  Indian  Affairs  (annual) 

Reports  of  the  Secretary  of  War  (annual) 

Government  Documents: 

Post  Records,  Fort  Ellis,  Montana  RG98,  National  Archives 
Post  Records,  Fort  C.  F.  Smith,  Montana,  RG98,  National  Archives 
Post  Records,  Fort  McKinney,  Wyoming,  RG98,  National  Archives 

Letters  Received  in  the  Office  of  Indian  Affairs,  pertaining  to  the  Crow 
Agency  in  Montana,  (in  microfilm  publications  series)  RG75,  National  Archives 

Mi  see  I laneous : 

Obituary  files,  Montana  State  Historical  Society,  Helena 
Biographical  Index  Files,  Montana  State  Historical  Society,  Helena 
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